Improvement  Res.  No. 


for  the  vacation  of  Lumbard  Street 
from  the  north  property  line  of 
Jefferds  Avenue  to  the  southerly 
property  line  of  Washington  Blvd. 


Resolution  Adopted; 


Contract  and  Bond: 


Contractor: 


Reported  Completed: 


Assessment  Roll  Confirmed: 


B.O.  73 

declaratory  resolution  no.  1355-1973 

for  the  vacation  of  Lumbard  Street  from 
the  north  property  line  of  Jefferds 
Avenue  to  the  southerly  property  line  of 
Washington  Boulevard. 


ADOPTED:  December  11,  1973 

ADVERTISE  NOTICE  TO  PROPERTY  OWNERS:  Qec.  20  & 27.  1973 
NOTICES  MAILED:  December  27,  1973 

HEARING  ON  CONFIRMATION:  Thurs.  Jan.  10,  1974  at  3:30  pm 
CONFIRMED:  Jan.  10,  1974 

ASSESSMENT  ROLL  ORDERED:  1/10/74 

ASSESSMENT  ROLL  APPROVED: * 


HEARING  ON  CONFIRMATION  OF  A.  R.:  Jan.  1974 


at  3:30  p.m. 

NOTICE  SERVED:  Jan.  18,  1974 


ASSESSMENT  ROLL  CONFIRMED.  January  31.  1974 


taken  to  D.  of  F. 


/-t-r  A A rr* 


*rr\'\r 

j.  j.  1 


10  73 


- For  the  Vacation  - C4JJaUiuttt-i».-Ca<idiirriTnj  ,nv:.;-y  of  Lumbard  Street 

from  the  north  property  line  of  Jefferdq  Avpmi-^  to  southerly  property  line 

of  yiashinatoa  Boulevard. ^ 


Iteaolved  by  the  Board  of  Public  Works  of  the  City  of  Fort  Wayne,  Indiana,  that  it  is  desired  and  deemed 

necessary  to  vacate  Lumb^rn  fr'-m  tho  on-rt.h  orocerty  l.inQ  q-P  /^yoniiQ 

to  tho  '^nut.Hprly  pnnof^r.ty  1 i nf  'Vq  chi  ngton  Pm  i1  . 


All  as  shown  by  a plan  of  such  proposed  Vacation  - 


u as  above  described,  now  on  file  in  the  Ofiice  of  the  Department  of  Public  Works  of  the  City  of 
Fort  Wayne,  Indiana 


The  cost  of  said  Vacation 


shall  be  as- 


sessed against  the  property  beneficially  affected  thereby. 


The  property  which  may  be  injuriously  or  beneficially  affected  by  sucbi  Vacation  - Opening  - Condem 

nation  of  right  of  way  for  utility  purposes  is  described  as  follows:  _L2i_§__207_jto 227  inclusive, 

all  in  Lincoln  Highway  Park  Addition.  Said  addition  is  inclusive  to  the  City 

of  Fort  Wayne,  Indiana. ' 


All  according  to  the  method  and  manner  provided  for  in  an  act  of  the  General  Assembly  of  the  State  of 
Indiana,  entitled  “An  Act  Concerning  Municipal  Corporations”,  as  approved  March  6,  1905  and  the  provi- 
sions of  all  acts  amendatory  thereto  and  supplemental  thereof,  including  the  right  to  bond  assessments  as 
in  said  law  ordered. 


Assessments  if  deferred  are  to  be  paid  in  ten  equal  installments  with  intei'est  at  the  rate  of  five  (5)% 
per  annum.  Under  no  circumstances  shall  the  City  of  Fort  Wayne,  Indiana  be  or  be  held  respon.sible  tor 
any  sum  or  sums  due  from  the  said  property  owner  or  owners,  or  for  the  payment  of  any  bond  or  bonds, 
except  for  such  moneys  as  shall  have  been  actually  received  by  the  City  from  the  assessments  for  .such 
property  damages  as  said  City  is  by  said  above  entitled  act  required  to  pay.  All  proceedings  had  in  the  making 
of  said  improvement,  assessment  of  property,  coliection  of  assessments  and  issuance  of  bonds  therefor, 
shall  be  as  provided  for  in  said  above  entitled  act  and  ail  amendments  thereto  and  supplements  thereof. 


' "ii  the  described street  shall  be  subject  to  an  easemgai-Xinr  tto  ur-e-wf-^r’rr? 

City  of  Fort  Wayne,  Indiana,  and  nthpr-  nnn.-..'^  and  maintenance  of  sewers, 

wator  ruuius,  gUo  iTIains,  electric  pole  lines  and  conduits,  telephone  and  telegrapn  poie  unSS"  cu.d  c-OivanUs- 


All  Streets,  lots  and  lands  affected  by  the  above  desci'ibed  V^!l.5.td.,Qn.  -3X2 P.i  ,tU2.:ter! i a _±li5 

southeast  Quarter  Section  Six.  Tov/nship  30  North,  Rnno^’  13  anH  1 i q 


wholly  within  the  corporate  limits  of  the  71  tv 


4^ 


_L 


n 


ADOPTED  THIS 


Attest; 


DAY  O 


Secretary  Board  of  Public  Works. 


Board  of  Public  Works. 


A\.o^ 


STREET  ENGINEERING  DEPART_MENT 

To.^ 

DEC.  RES.  NO.  1355-1973 

SLib|e<;^ 


CONFIRMED. 

Prepare  Assessment  Roll  of  Benefits  and  Damages. 


J.  D.  BOSWELL 
R.  L.  BONAR 
W.  G.  WILLIAMS 
BOARD  OF  PUBLIC  WORKS 

ajf 

encs.  P.O.  List. 


! 

Reply; 

January  15,  1974 

Ass6 ssment  roll  of  benofits  and  datnagas  complotad  and  attachad. 


Ic 

attachs.  (Assess.  Roll  & P.O.  Lis 


t) 


Signed 


SENDER;  REMOVE  8c  KEEP  3RD  COPY  - RECEIVER:  ANSWER  & KEEP  2ND  COPY  - RETURN  1ST  COPY 


B.O.  156-73 


oJ-189-2 
January  10,  1974 


STREET  EMCINEERING  DEPARTJCNT 
DEC,  RES.  NO.  1355-1973 

CONFir;MED. 

Prepa>‘fi  A'  sessmant  Roll  of  Benefits  and  Damages. 

. J.  D.  BOS'fELL 
R.  L.  BON^k 
W.  G.  WILLLAMS 

ajf 

encs.  P.O.  List. 


I 


October  4,  1973 


Mr.  Eon  Bonar,  Member  of  Board  of  Works 
City  Comty  Building,  Room  920 
1 Main  St. 


Fort  Wayne,  Indiana  46802 


Re;  Vacation  of  Lumbard  and  Sidney  Streets,  and  alley  in  between, 
frcra  Jefferds  St.  I^Jorth  to  E.  Washington  Blvd. 

Dear  Mr.  Bonar; 

Confirming  our  conversation  of  to-day,  Oct.  4,  1973,  we  have  been 
working  on  getting  the  subject  Streets,  and  alley,  vacated  for  the  past 
7 months.  We  understand  that  it  has  cleared,  and  been  approved  by,  the 
City  Plan  Commission,  and,  the  City  Council,  and  we  will  appreciate  any 
help  on  expediting  this  matter  at  as  early  a date  as  possible. 


Attached  is  a copy  of  a sketch  showing  v/nat  is  planned  for  the 
property. 


Sincerely  yours. 


Tom  Whiting 

P.  0.  Box  9330 

Fort  Wayne,  Indiana  46819 


(t 


/>7/^.  V/7J.£: 

C/o  J^///D£-^  CVC/.£ 

S. 

/:c^/Z  7-  W^V/V£_i  //V^ . 

xnfU/7S£^<^  y^/ •y/y  3 


lom  0^  PUBLIC  WORKS 


Mr.  Ron  Bonar,  Member  of  Board  of  Vforks 
City  County  Building,  Roan  920 
1 jyfein  St. 

Fort  Wayne,  Indiana  46802 

Re:  Vacation  of  Lumbard  and  Sidney  Streets,  and  alley  in  betv\^n, 

fran  Jefferds  St.  North  to  E.  Washington  Blvd. 

Dear  Mr.  Bonar; 

Confirming  our  conversation  of  to-day,  Oct.  4,  1973,  vie  have  been 
working  on  getting  the  subject  Streets,  and  alley,  vacated  for  the  past 
7 months.  We  understand  that  it  has  cleared,  and  been  approved  by,  the 
City  Plan  Coitmission,  and,  the  City  Council,  and  we  will  appreciate  any 
help  on  ej^sediting  this  matter  at  as  early  a date  as  possible. 

Attached  is  a copy  of  a sketch  showing  vhat  is  planned  for  the 
property. 


Sincerely  yours 


Ton  Whiting 

P.  O.  Box  9330 

Fort  Wayne,  Indiana  46819 


'u/ic!oyy 


Vy9J.£ 

j^///D£-;^  cycJ.£ 

/2j2^  S. 

7-  wy9V//£-j  /y/o , 

^ • 


Office  of 

Board  of  Public  Wo>=ks 


Fort  Wayne  2 Indiana 


B.O.  166-73 


Date  August  30,  1973 


To  Ken  Traylor,  Street  Engineer 


Vacation  - Lumbard  & Sidney  & alley  that  parallels 

Please  proceed  with  preparation  of  plans,  specifications,  property  ownership  list 
and  Declaratory  Resolution,  in  accordance  with  the  Acts  of  the  General  Assembly 
of  1905  as  amended. 


December  11,  1973 

Declaratory  Resolution  NoV  1355,  drawing  and  property  ownership  list  completed  and 
attached  for  the  vacation  ^df"47cmidard  Street  from  the  north  property  line  of  Jefferds 
Avenue  to  the  southerly  property  line  of  Washington  Boulevard.  No  easements  are 
required  and  none  have  been  retained. 

Declaratory  Resolution  No.  1356,  drawing  and  property  ownership  list  for  the  vacation 
of  the  first  alley  east  of  Lumbard  Street  from  the  north  property  line  of  Jefferds 
Avenue  to  the  southerly  property  line  of  Washington  Boulevard  completed  and  attached. 
The  entire  alley  should  be  retained  for  easements. 

Declaratary  Resolution  No.  1357,  drawing  and  property  ownership  list  for  the  vacation 
of  Sidney  Street  from  the  north  property  line  of  Jefferds  Avenue  to  the  southerly 
property  line  of  Washington  Boulevard  completed  and  attached.  The  entire  street 
should  be  retained  for  easements. 


Jerry  D.  Boswell 
Ronald  L . Bonar 
William  G.  Williams 
BOARD  OF  PUBLIC  WORKS 


/bt 


Signed 


Reply; 


Ic 

attachs. 


RENDER:  REMOVE  & KEEP  3RD  COPY  - RECEIVER:  ANSWER  & KEEP  2ND  COPY  - RETURN  1ST  COPY 


THE  CITY  OF  FORT  WAYNE 

board  of  public  works 


January  3,  1974 


SUBJECT:  Public  Hearing  on  Confirmation 

Dear  Councilman  .'Nuckols: 

Please  be  advised  that  the  Board  has  scheduled  a public  hearing  Thursday, 

January  10 , 1974  at  3:30  p.m.  concerning  the  following 

proj  ect (s) : 

^l^^laratory  Resolution  1355'-73  - Vacation  of  Lumbard  Street. 

Declaratory  Resolution  1356-73  - Vacation  of  first  alley  east  of  Lumbard 

Street  (Je-ferds  to  Washington  Blvd.). 

Declaratory  Resolution  1357'^73  - Vacation  of  Sidney  Street. 


You  are  invited  to  attend  this  public  hearing  and  hear  the  comments  of 
your  constituents  regarding  the  proj ect (s).  If  you  have  any  questions 
on  the  project  (s),  please  feel  free  to  call. 

Sincerely, 


Jerry  D.  Boswell 
P^.onald  L.  Bonar 
William  G.  Williams 
BOARD  OF  PUBLIC  WORKS 

/bt 


cc:  Mayor 


/-  / 


NOTICE  TO  PROPERTY  OWIERS 


Notice  is  hereby  given  by  the  Board  of  Public  Works  of  the  City  of  Fort  Wayne, 
Indiana,  that  on  the  11th  day  of  December,  1973  the  said  Board  deeming  it  neces- 
sary to  make  certain  improvements  adopted  the  following: 

DECLARATORY  RESOLUTION  NO.  1355-1973 

Resolved  by  the  Board  of  Public  Works  of  the  City  of  Fort  Wayne,  Indiana,  that 
it  is  desired  and  deemed  necessary  to  vacate  Lumbard  Street  from  the  north  property 
line  of  Jefferds  Avenue  to  the  southerly  property  line  of  Washington  Boulevard. 

All  as  shown  by  a plan  of  such  proposed  Vacation  as  above  described,  nox>?  on  file 
in  the  Office  of  the  Department  of  Public  Works  of  the  City  of  Fort  Wayne,  Indiana. 

The  cost  of  said  Vacation  shall  be  assessed  against  the  property  beneficially 
affected  thereby. 

The  Board  of  Public  Works  has  fixed  Thursday,  the  10th  day  of  January,  1974  as 
the  date  on  which  remonstrances  will  be  heard  and  considered  from  persons  interested 
therein  or  affected  thereby  and  on  said  day  at  3:30  p.ra.  , the  Board  v/ill  meet  at 
its  office  for  the  purpose  of  taking  final  action  thereon. 


Jerry  D.  Boswell 
Pvonald  L.  Bonar 
William  G.  Williams 
BOARD  OF  PUBLIC  WORKS 


ATTEST:  Edna  I.  Smith,  Clerk 


PUBLISH:  December  20  & 27,  1973 


/bt 


NOTICE  TO  PROPERTY  OWNER 


Office  Board  of  Public  Works 
City  Hall 

Fort  Wayne,  Indiana. .. 


To 


You  are  hereby  notified  that  the  Board  of  Public  Works,  of  the  City  of  Fort 

Wayne,  Indiana,  did  adopt  Declaratory  Resolution  No . . cL.3,5.5-^.9.7^, 

providing  for  the  vacation  of  Lumbard  Street  from  the  north  property  line  of 
Jefferds  Avenue  to  the  southerly  property  line  of  Washington  Boulevard. 


The  Board  has  fixed  Thursday.,.  January.  .Ip.,.  1.97A  .a,t.  Ropp^  .C^.ty.-A°.uAtJ  Bldg, 

a date  and  time  when  they  will  hear  and  consider  objections  or  remonstrances 
from  all  persons  whose  property  will  be  affected  by  said  Declaratory  Resolu- 
tion. 

PROPERTY  DESCRIPTION: 


All  according  to  the  method  and  manner  provided  for  in  an  act  of  the  General 
Assembly  of  the  State  of  Indiana,  entitled  "An  Act  Concerning  Municipal  Cor- 
porations", as  approved  March  6,  1905  and  the  provisions  of  all  acts  amenda- 
tory thereto  and  supplemental  thereof. 


BOARD  OF  PUBLIC  WORKS 


le  Memorandum 

)6AfiD  <i'^~A/oU.  I‘f'73 

RAPF/C  ^/M&-JA/e€R/AJ& 

Subiect  CmC^  lS'<S  S V^€RM/r 


? 

/^,  J.  5^/V/o  <[jao 

COf>tj>  ©FTH/£’  BTTR^H^P  /H/Ajur^^ 

TooflVS  ^tre-  fiU  RNO  f- 

^©A7/*?.  T/A/^  , / //«"  l^J^CA9  r/^Aj  O F~ 

Lo/nGfifU^Sr. , ’S/OAJS9  /-/y«  AfAx.e-y 

/Aj  I^STcoe/E/u  /4  //j 


COPIES  TO: 


OF 


I i^f 


rt\|  - ''i  ''973 


(JL^  " 


,vjtX  f 1^  -o-^ 


1./ 


7 


MOTION 


SITE  PLAN  AND  DRIVEWAY  SUBCOMMITTEE  MEETING 
TUESDAY,  NOVEMBER  6,  1973 


MEMBERS  PRESENT;  Walt  Stout,  Chairman,  Gary  Baeten,  Jack  Suter, 
Jack  Parr,  A,  J.  Pierce,  Ken  Traylor 


ITEM  #1-  Kinder  Cycle  Co., 2600  E,  Washington  Blvd„ 

Applicant-  Parker  R.  Whiting 

The  application  was  reviewed  and  after  discussion 
a motion  by  Mr.  Suter  and  seconded  by  Mr.  Pierce  was  approved. 

I move  the  application  be  approved  as  submitted, 
and  further  recommend  to  the  Indiana  State  Highway  Commission  that 
no  final  action  be  taken  on  the  application  until  Lumbard  Street, 
Sidney  Street  and  the  alley  between  these  two  streets  have  been 
legally  vacated  by  the  City  of  Fort  V/ayne.  It  is  further  recommended 
that  the  Indiana  State  Highway  Commission  obtain  a "Limited  Access 
Right  of  Way  Grant"  for  the  remainder  of  the  property  frontage 
adjacent  to  East  Washington  Blvd. 


WES/1  a 

cc:  Thomas  A,  Manny 
Elias  Samaan 
A.  J.  Pierce 
Dave  Schobert 


Respectfully  submitted, 


Waiter  E.  Stout, 
Chairman 

Site  Plan  and  Driveway 
Subcommi ttee 


I ED 

D.3. 

13'^^ 


( ML^ 


ENGINEERING  DEPARTMENT 


CITY-COUNTY  BUIIDING 
ONE  MAIN  STREET 


FORT  WAYNE.  INDIANA  4680? 


September  17,  1973 


7^ 


Northern  Indiana  Public  Service  Company 
Indiana  & Michigan  Electric  Co. 

General  Telephone  Co.  of  Indiana 


We  have  received  a petition  to  vacate  the  following: 

I^umbard  Street  from  the  north  property  line  of  Jefferds  Avenue  to  the  southerly 
property  line  of  Washington  Boulevard. 

The  first  alley  east  of  Lombard  Street  from  the  north  property  line  of  Jefferds 
Avenue  to  the  southerly  property  line  of  Washington  Boulevard. 

Sidney  Street  from  the  north  property  line  of  Jefferds  Avenue  to  the  southerly 
property  line  of  Washington  Boulevard. 


Please  check  your  easement  requirements  on  the  enclosed  post  cards  and  return  to  us  as 
soon  as  possible. 

Yours  truly, 


Ic 

attachs. 


cc:  Board  of  Public  Works 


(Board  Order  No.  166-1973) 


September  17,  1973 


Richard  Wanush 
City  Plan  Director 


Tom  Manny 
Traffic  Engineer 

Please  submit  your  opinion  and  recommendation  on  the  following 
proposed  vacations: 

Lumbard  Street  from  the  north  property  line  of  Jefferds  Avenue 
to  the  southerly  property  line  of  Washington  Boulevard. 

The  first  alley  east  of  Lumbard  Street  from  the  north  property 
line  of  Jefferds  Avenue  to  the  southerly  property  line  of 
Washington  Boulevard, 

Sidney  Street  from  the  north  property  line  of  Jefferds  Avenue 
to  the  southerly  property  line  of  Washington  Boulevard. 


Ic 

attache 


cc:  Board  of  Public  Works 

(Board  Order  No.  166-1973)  . 


6vO  It' 


STREETS  TO  BE  VACATED 


ALLEY  TO  BE  VACATED 


N 


I ] STREETS  TO  BE  VACATED 

1 I alley  to  be  vacated 


N 


Ken  Traylor^  Straat  Exigizuiar 
Board  of  Public  Vforka 


August  30»  1973 


Attached  for  your  Infomatioa  are  copies  of  the  Ordlnaaces  approved 
by  the  Coaoion  Couaell  authorising  the  vacation  of  the  foUowlxig 
streets  and  alleys s 


B.O.  199-73 


B.O.  159-73 


CJB<6,  166-73 


Sincerely^ 


Qlen  Eden  Drive  froa  the  Southwest  botmdary  line 
of  the  Goshen  Roed  to  the  southwesterfi  terminus 
of  said  Glen  Eden  Drive;  and  Apple  Valley  Lane 
In  Its  entirety. 

The  first  east-west  alley  north  of  Creighton 
Avenue.  Beginning  at  the  East  line  of  Bowser 
Avenue • continuing  east  to  the  West  line  of 
iiolton  Av^ue. 

Those  portions  of  Lisabard  Street  and  Sidney  Street 
end  that  particular  alley  that  parallels  ssld 
strsst  mid  is  located  equal  distant  between  these 
which  lie  between  East  Washington  Blvd.  On  the 
Worth  and  Jefferde  Avenue  on  the  South. 


Jerry  D.  Boswell 
EonaXd  L.  Boner 
wmiaa  G.  Wmiasae 
BOASD  OF  PUBLIC  WORKS 

/bt 


Attachaentss 


3 


B*0.  166-*73  Augiist  30,  1973 

Kffii  Tr«yloitt  Straat  Etiglnettr 

V«catioQ  «•  Luttb4rii  & Sidney  & alley  that  parallale 


Pliiaae  proceed  with  preparation  of  plana » apecdLficationa^  property  ownerahip  liat 
and  Declaratory  Eeaolutioa»  in  accordance  with  the  Acta  of  the  General  Aaaod>ly 
of  1905  aa  asendad* 


Jerry  D,  Boawell 
Ronald  L.  Boner 
Willian  G*  VUlSjesam 
BOARD  OF  FUaSLIC  HDRKS 


/bt 
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BOARD  Of  PJElSf.  WORKS 

I tf 


iV 


iILL  NO.  G-73-08  -<;l4 


/\i  ic  V 0 
M u c.  O ivj/  J 

te^iiiy  "■ 


GENERAL  ORDINANCE  NO.  G 


AN  ORDINANCE  aitiending  the  General  Ordi** 
nance  G-97  by  authorizing  the  vacation 
of  an  alley  and  two  streets. 


BE  IT  ORDAINED  BY  THE  COMMON  COUNCIL  OF  THE  CITY  OF 
ORT  WAYNE,  INDIANA: 

SECTION  1.  Petition  for  the  vacation  of  a public 
Iley  and  two  public  streets  by  property  owners  having  been  filed 

j 

ith  the  Fort  Wayne  City  Plan  Commission,  and  resolution  having 
een  duly  adopted  by  the  Fort  Wayne  City  Plan  Commission  on 
uly  23,  1973  following  a public  hearing  thereon,  all  in  accordance 

i 

I 

ith  Section  44,  Chapter  174,  of  the  Acts  of  the  General  Assembly 

f the  State  of  Indiana,  as  amended  by  Section  3,  Chapter  385,  of 

he  Acts  of  1963  of  the  General  Assembly  of  the  State  of  Indiana 

Burns'  Ind.  Stat.,  1964  Replacement,  Sec.  53-744),  the  Thorough- 

are  Plan  as  set  forth  in  General  Ordinance  No.  G-97  adopted  by 

he  Common  Council  of  the  City  of  Fort  Wayne  on  November  26, 

963,  is  amended  by  deleting  the  following  public  alley  and  two 

ublic  streets  in  Fort  Wayne,  Allen  CoUnty,  Indiana,  to-wit: 

Those  portions  of  Lumbard  Street  and 
Sidney  Street  and  that  particular 
alley  that  parallels  said  street 
and  is  located  equal  distant  between 
them  which  lie  between  East  Washington 
Blvd.  on  the  North  and  Jefferds  Avenue 
on  the  South. 

SECTION  2.  After  passage  of  this  Ordinance,  approval 
y the  Mayor,  and  legal  publication,  a duly  certified  copy  of 
his  ordinance,  of  the  recommendation  of  the  Fort  Wayne  City 
Ian  Commission,  and  of  the  action  of  the  Mayor,  shall  be 
ransmitted  by  the  City  Clerk  to  the  Board  of  Public  Works  of 
he  City  of  Fort  Wayne,  Indiana. 

SECTION  3.  This  Ordinance  shall  be  in  full  force  and 
ffect  from  and  after  its  passage  and  approval  by  the  Mayor. 


Councilman 

APPROVED  AS  TO  FORM 
AND  LEGALI' 


i ;«  T TO- 


Read  the  first  time  in  full  and  on  motion  by  [/  ■ seconded  by 

and  duly  adopted,  read  the  second  time  by  title  and  referred 

to  the  Committee  on (and  the'-Gi-ty  Plan 

ConmHr&ajren'  for  recoMaenaation)  and  irUbliu  Hearing— to— be— held -a-fter_jdue  legal  notice , 

at  the-Gnunci  1 ■ Chambers-,— Ci-ty— County-Building,  Fort  Wayne,  Indiana, -on , 

the day  of  . — -.-—at 


o'olnok  P.M, 


Date: 


Read  the 

third  time  in  full  and  on 

seconded  by 

Passed  (l^ST)  by  the  following  vote: 

AYES 

. NAYS  ^ 

BURNS 

%/ 

HINGA 

KRAUS 

MOSES 

^ , 

NUCKOLS 

SCHMIDT,  D. 

SCHMIDT,  V. 

STIER 

TALARICO 

y 

DATE: 

f-^^-73 

.,  and  duly  adopted,  placed  on  its  passage. 


ABSTAINED 


ABSENT 


to-wit ; 


Passed  and  adopted  by  the  Common  Council  of  the  City  of  Fort  Wayne,  Indiana, 

as  (Zening'Map)  (General)  i Arnfiya ti  onl  ( Spnni .n i ) -^AppTVip-rrflf.l r»Ti ) Ordinance 
(Reao-lutien)  No . on  the  day  of  . 19 . 


7^ 


ATTEST:  (SEAL)  j ^ n r\ 

Z77:  UU.W  ^ 


PRESIDING  OFFICER 

Presented  by  me  to  the  Mayor  of  the  City  of  Fort  Wayne,  Indiana,  on  the 
day  of , 197  ^ at  the  hour  of^"^  ' clock 

A M..E.S.T. 


// 


CITY  CLERK 


at  the  hour  of 


dl- 


o’clock 


4u1y  13.  1973 


B.O.  166-1973 

Ken  Treylor.  Street  Engineer 

Vacation  - portions  of  Lunbard  Street  and  Sidney  Street  etc. 

We  have  received  the  attached  copy  of  petition  being  sobiiltted  to  City  Plan 
for  their  action. 

When  this  has  been  approved  by  City  Council,  please  prepare  Resolution  and 
necessary  docuiaents  for  Boardb  action. 

Edna  !.  Satlth,  Clerk 
ajf 

attached  * copy  of  petition 


STATE  OF  INDIANA  ) 

) SS: 

COUNTY  OF  ALLEN  ) 


PARKER  R.  WHITING,  PETITIONER 


BEFORE  THE  BOARD  OF  PUBLIC  WORKS, 
THE  PLAN  COMMISSION  OF  THE  CITY 
OF  FORT  WAYNE,  INDIANA  AND  THE 
COMMON  COUNCIL  OF  THE  CITY  OF 
FORT  WAYNE,  INDIANA 


PETITION  TO  VACATE  TWO 
STREETS  AND  AN  ALLEY 


The  undersigned.  Petitioner,  PARKER  R.  WHITING, 

hereby  respectfully  petitions  the  Board  of  Public  Works,  The 

Plan  Commission  of  the  City  of  Fort  Wayne,  Indiana  and  the 

Common  Council  of  the  City  of  Fort  Wayne,  Indiana,  to  vacate: 

Those  portions  of  Lumbard  Street  and  Sidney 
Street  and  the  alley  which  is  parallel  to 
but  equal  distant  from  the  aforementioned 
streets  which  lie  between  East  Washington 
Blvd.  on  the  North  and  Jefferds  Avenue  on 
the  South,  and  which  are  located  within  the 
city  limits  of  the  City  of  Fort  Wayne,  Indiana. 

Comes  now  the  Petitioner  and  represents  the  following: 

1.  That  the  Petitioner,  PARKER  R.  WHITING,  is  the 
owner  of  Lots  184,  185,  186,  187  and  188;  part  of  Lots  189,  190, 
207,  208  and  209;  Lots  210,  211,  212,  213,  214,  215,  216,  219, 
220,  221,  222,  223,  224,  225,  226,  and  227;  and  parts  of  Lots 
228,  229  and  230  in  Lincoln  Highway  Park  Addition  to  the  City 

of  Fort  Wayne,  Indiana,  as  said  plat  appears  in  Plat  Book  No.  7 
page  121  in  the  recorder's  office  of  Allen  County,  Indiana,  which 
lots  lie  immediately  adjacent  to  the  streets  and  alley  sought  to 
be  vacated. 

2.  That  the  other  property  owners' whose  lots  abutt  said 

streets  or  alley  sought  to  be  vacated  are  as  follows: 

John  E.  and  Cornelia  Merrill 

7116  Rose  Ann  Parkway 

Fort  Wayne,  Indiana  46804 

Lots  No.  217  and  218 

Lincoln  Highway  Park  Addition, 

whose  lots  front  on  Lumbard  Street 

and  Jefferds  Avenue,  and 

James  A.  and  Kenneth  B.  Ernst 
3212  Eastbrook  Drive 
Fort  Wayne,  Indiana 
Lots  No.  180,  181,  182,  183,  156 
and  157  in  Lincoln  Highway  Park 
Addition,  whose  lots  front  on 
Sidney  Street,  Jefferds  Avenue 
and  East  Washington  Blvd. 


3.  That  the  below  listed  property  owners  lots  are 

South  of  Jefferds  Avenue  or  North  of  East  Washington  Blvd.  but 

are  adjacent  to  the  streets  and  alleys  sought  to  be  vacated: 

Phillip  E.  and  Judith  Nelson 

2522  Jefferds  Street 

Fort  Wayne,  Indiana 

Lots  46  and  the  west  1/2  of 

Lot  47,  Lincoln  Highway  Park  Addition, 

Olivia  and  Abbie  J.  Robinson 

2530  Jefferds  Avenue 

Fort  Wayne,  Indiana 

the  East  1/2  of  Lot  47  and 

Lot  48,  Lincoln  Highway  Park  Addition, 

Betty  L.  Osgood 

951  Waverly  Hts.  Drive 

Thousaind  Oaks,  California 

Lot  49,  Lincoln  Highway  Park  Addition, 

Lileth  M.  Kain,  Louise  J.  Stovall 

and  Helen  R.  Orr 

2626  Jefferds  Avenue 

Fort  Wayne,  Indiana 

Lots  50,  53,  54  and  55, 

Lincoln  Highway  Park  Addition, 

Russell  W.  and  Lileth  Kain 
2626  Jefferds  Avenue 
Fort  Wayne,  Indiana 

Lots  51  and  52,  Lincoln  Highway  Park  Addition, 

Eva  Mae  Ernst 

3212  Eastbrook  Drive 

Fort  Wayne,  Indiana 

Lots  56,  57,  58  and  59 

Lincoln  Highway  Park  Addition, 

Ralph  H.  and  Glen  I.  Bentz 
2728  Jefferds  Avenue 
Fort  Wayne,  Indiana 
Lots  60,  61  and  62, 

Lincoln  Highway  Park  Addition, 

Max  D.  and  Yvonne  R.  Brand 
2575  E.  Washington  Blvd. 

Fort  Wayne,  Indiana 
Lots  204,  205  and  206, 

Lots  230,  231  and  232, 

Lincoln  Highway  Park  Addition, 

T.  E.  White  Co.,  Inc. 

1100  Sidney  Street 
Fort  Wayne,  Indiana 

Lots  192  and  193,  Lincoln  Highway  Park  Addition, 

Sam  Levine 
P.  0.  Box  1107 
Fort  Wayne,  Indiana 

Lot  177,  Lincoln  Highway  Park  Addition. 
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4.  That  the  only  other  persons,  firms  or  corpora- 
tions which  might  be  particularly  interested  in  the  requested 
vacation  is  the  City  of  Fort  Wayne,  Indiana. 

5.  That  the  streets  and  alley  sought  to  be  vacated 
are  neither  necessary  for  ingress  or  egress,  nor  as  rights-of- 
way  for  any  of  the  abutting  owners  or  any  other  property  owners 
in  the  City  of  Fort  Wayne,  Indiana. 

6.  That  said  streets  and  alley  are  not  necessary  nor 
advantageous  in  any  manner  to  the  growth  of  the  City  of  Fort 
Wayne,  Indiana;  that  the  vacation  of  said  streets  and  alley 
will  not  leave  any  real  estate  in  the  City  of  Fort  Wayne  without 
ingress  or  egress  by  means  of  a public  way  or  street,  and  that, 
in  fact,  all  property  owners  abutting  upon  said  streets  and  alley 
sought  to  be  vacated  have  more  than  adequate  means  of  ingress 
and  egress  and  rights-of-way  to  their  properties. 

7.  That  the  vacation  of  said  streets  and  alley  will 

not  cut-off  public  access  to  any  church,  school  or  public  grounds, 
and  that  it  would  be  in  the  best  interest  of  the  City  of  Fort 
Wayne  and  the  citizens  thereof  that  said  streets  and  alley  be 
vacated. 

8.  That  the  streets  and  alley  as  they  now  exist  bisect 
the  property  owned  by  the  Petitioner,  and  Petitioner  is  in  the 
process  of  planning  and  contracting  for  the  making  of  substantial 
improvements  on  said  property  in  the  form  of  the  construction  of 
a commercial  building  and  the  existence  of  said  streets  and  alley 
would  make  the  improvement  of  Petitioner’s  property,  for  all 
practical  purposes,  impossible  and  would  constitute  a substantial 
burden  on  Petitioner,  and  the  vacation  of  said  streets  and  alley 
would  not  adversely  affect  any  public  purpose  but  would  enable 
your  Petitioner  and  the  other  adjacent  landowners  to  make  a more 
advantageous  and  proper  development  of  the  property  in  question. 

WHEREFORE,  your  Petitioner  prays  that  the  streets  and 
alley  hereinabove  described  be  vacated  according  to  the  provisions 
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o£  the  Indiana  Law  pertaining  thereto. 

Dated  this  day  of  July,  1973. 


PARKER  R.  Whiting 
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' Department  of  Public  Works 

Office  of  the  Board:  Room  No.  910  City- County  Building 


Fort  Wayne,  Indiana., 19..?.^. 


City: 

Notice  is  hereby  given  you  that  an  assessment  of  benefits,  or  award  of  damages,  on  account 

f or  ^ the  vacation  of  __Lumb^ 

the  . southerly^^proijer  ty  


has  been  made  against  property,  situated  in  the  City  of  Fort  Wayne,  in  Allen  County,  State  of 
Indiana,  recorded  as  being  owned  by  you,  known  and  described  as  follows,  which  assessment  of 
benefits  is  set  opposite  said  description:  BENEFITS  DAMAGES 

$1.00  $1.00 


AH  in  pursuance  to  Declaratory  Resolution  No...  1355-1 97 3..^  adopted  by  the  Board  of  Public 

Works  of  said  City,  on  the .^.?.t.U..day  of 19.. 7.4...,  authorized  by  the  provisions 

of  an  act  of  the  General  Assembly  of  the  State  of  Indiana,  approved  March  6th,  1905.  Entitled  “An 
Act  Concermng  Municipal  Corporations,”  and  under  all  acts  amendatory  thereto  and  supplemental 
thereof. 

The  Board  of  Public  Works  will  meet,  in  its  office,  at 3..\3.9. o’clock  P.  M.,  on  the 

31.®.^ day  of  19..?.^...,  for  the  purpose  of  hearing  and 

considering  any  remonstrance  which  you  may  desire  to  present  in  regard  to  the  amount  of  your 
assessment  of  benefits  or  award  of  damages,  as  aforesaid. 

By  Order  of 

BOARD  OF  PUBUC  WORKS. 


1355-1973 


NOTICE 

OF  ASSESSMENT  OF  BENEFITS 
OR  AWARD  OF  DAMAGES 


Against 


Account Res.  1355-1973 
Vacation  of  Lumbard  Street. 


Served  on 


by  reading  and  leaving  a copy  at 


No Street 

on  the day  of ,19 

Served  by 


Form  Prescribed  by  State  Board  of  Accounts 


General  Form  No.  99  P (Rev  1967) 


F.t,....i«iayne...Eo.ard...Qf..  .Eabllc....ViQricS..  To NEWS.-SEN.T.INEL Dr. 

(Governmental  Unit) 


Alien County,  Ind. 


PUBLISHER’S  CLAIM 


.F0RT..MYNE.»..,.IMDIANA 


LINE  COUNT 


Display  Matter  (Must  not  exceed  two  actual  lines,  neither  of  which  shall  total  more 
than  four  solid  lines  of  the  type  in  which  the  body  of  the  advertisement  is  set) 
— number  of  equivalent  lines 


Head  number  of  lines 

Body  number  of  lines 

Tail  number  of  lines 

Total  number  of  lines  in  notice 


1_ 

30 

5 


3£i 


COMPUTION  OF  CHARGES 


.3.6. 


lines, 1 columns  wide  equals 3.6 

cents  per  line 


equivalent  lines  at 


..2F8^. 


Additional  charge  for  notices  containing  rule  or  tabular  work  (50  per  cent  of  above 
amount) 


10.37 


Charge  for  extra  proofs  of  publication  (50  cents  for  each  proof  in  excess  of  two) 


10.37 

TOTAL  AMOUNT  OF  CLAIM  $ 


DATA  FOR  COMPUTING  COST 


Width  of  single  column  11  ems 


Size  of  type. 


point 


Number  of  insertions 2. 


Size  of  quad  upon  which  type  is  cast. 


..6.i 


Pursuant  to  the  provision  and  penalties  of  Ch.  89,  Acts  1967, 


I hereby  certify  that  the  foregoing  account  is  just  and  correct,  that  the  amount  claimed  is  legally  due,  after  allowing  all  just 
credits,  and  that  no  part  of  the  same  has  been  paid. 


Date .December  -S?-.  19  -73 


Title  Olerk 


notice  to  property  owners 
Notice  is  hereby  given  by  the  Board  of 
jblic  Works  of  the  City  of  Fort  Wayne, 
diana.that  on  the  11th  day  of  December, 

73  the  said  Board  deeming  it  necessary  to 
ake  certain  improvements  adopted  the 

ECLARATORY  RESOLUTiON  NO.  1355- 
1973 

Resolved  by  the  Board  of  Public  Works 
• the  City  of  Fort  Wayne,  Indiana,  that  it 
desired  and  neemed  necessary  to  vacate 
umbard  Street  from  the  north  ProperU 
ne  of  Jefferds  Avenue  to  the  southerly 
roperty  line  of  Washington  Boulevard. 

All  as  shown  by  a plan  of  such  proposed 
acation  as  above  described,  now  on  file  in 
ie  Office  of  the  Department  of  .Public 
forks  of  the  City  of  Fort  Wayne,  Indiana. 

The  cost  of  said  Vacation  shall  be  as- 
essed  against  the  property  beneficially  of-  ERE 

"t^ ^Bocfrd'of  Public  Works  has  fixed 
•hursday,  the  10th  day  of  Jonuory,  1974  as 
he  date  on  which  remonstrances  will  be 
leard  and  considered  fron3,.Persons  inte'"- 
isted  therein  or  affected  thereby  .and  on 
laid  day  at  3:30  p.m.,  the  Board  will  meet 
It  its  office  for  the  purpose  of  taking  final 
jctlon  thereon.  jerry  D.  BOSWELL 

RONALD  L.  BONAR 
WILLIAM  G.  WILLIAMS 
BOARD  OF  PUBLIC  WORKS 
ATTEST:  Edna  I.  Smith,  Clerk 
>—20-27. 


PUBLISHER’S  AFFIDAVIT 

State  of  :ui.iana  1 
-...ALLEN....  County  I 

Personally  appeared  before  me,  a notary  public  in  and  for  said  county  and  state,  the 

undersigned A,  .M,  Host-Hl?!!! who,  being  duly  sworn,  says 

that .S.he  is Clex'k - of  the 

NEWS-SENTINEL 

a DA.IL.Y. newspaper  of  general  circulation  printed  and  published 

in  the  English  language  in  the  city  ( FORT  WAYNE.  INDIANA 

-tewB-  \ 

in  state  and  county  aforesaid,  and  that  the  printed  matter  attached  hereto  is  a true  copy, 

which  was  duly  published  in  said  paper  for 2 time.S—  , the  dates  of  publication  being 

as  follows: 


Subscribed  and  sworn  to  before  me  this..2.7..'tb...day  of De..CfiHlb.eX 19_Y3 


My  commission  expires _...Lii-.pc.h  ..S.y L07.4-.- 
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I certify  that  the  within  claim  is  true  and  correct;  that  the  services  therein  itemized 
and  for  which  charge  is  made  were  ordered  by  me  and  were  necessary  to  the  public 
business. 
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TABLE  SHOWING  PRICE  PER  LINE  AND  PER  INSERTION  FOR 


SIZE 

11  Em  Column  (132  Points) 

OF 

Number  of  Insertions 

TYPE 

1 

2 

3 

4 

5% 

.192 

.288 

.384 

.480 

6 

.176 

.264 

.352 

.440 

7 

.151 

.227 

.302 

.378 

71/2 

.14 

.21 

.28 

.35 

8 

.132 

.198 

.264 

.33 

9 

.117 

.176 

.234 

.293 

10 

.106 

.159 

.212 

.265 

12 

.088 

.132 

.176 

.22 

Note:  Above  table  is  based  on  a square  of  250  ems. 
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To MEWS.rrSEN.T.INEL Dr. 


Alien 


County,  Ind. 


PUBLISHER’S  CUIM 


FQRI..WAyNE.^....INDIANA 


LINE  COUNT 

Display  Matter  (Must  not  exceed  two  actual  lines,  neither  of  which  shall  total  more 
than  four  solid  lines  of  the  type  in  which  the  body  of  the  advertisement  is  set) 
— number  of  equivalent  lines 

Head  number  of  lines 

Body  number  of  lines 

Tail  number  of  lines 


T" 

— ^ 
— 5- 


Total  number  of  lines  in  notice 


COMPUTION  OF  CHARGES 


lines, ^ columns  wide  equals equivalent  lines  at oq&a 

cents  per4ine 

Additional  charge  iur  notices  containing  rule  or  tabular  work  (50  per  cent  of  above 

amount)  


Charge  for  extra  proofs  of  publication  (50  cents  for  each  proof  in  excess  of  two) 


TOTAL  AMOUNT  OF  CLAIM 


$ 1C .37 


DATA  FOR  COMPUTING  COST 


Width  of  single  column  11  ems 
Number  of  insertions 


Pursuant  to  the  provision  and  penalties  of  Ch.  89,  Acts  1967, 


R-L 

Size  of  type r.2 point 

Size  of  quad  upon  which  type  is  cast .5.^ 


I hereby  certify  that  the  foregoing  account  is  just  and  correct,  that  the  amount  claimed  is  legally  due,  after  allowing  all  just 
credits,  and  that  no  part  of  the  same  has  been  paid. 


Date 


December  27’ 


Title  Clerk 


NOTICE  TO  PROPERtY  OWNERS 

Notice  Is  hereby  given  by  the  Board  of 
Public  Works  of  the  City  of  Fort  Wayhe, 
day  of  December, 
1973  the  sold  Board  deeming  It  necessary  to 
moke  certain  Improvements  adopted  the 
following: 

DECLARATORY  RESOLUTION  NO.  1355- 

r.  . 

.Resolved  by  the  Board  of  Public  Works 
of  the  City  of  Fort  Wayne,  Indiana,  that  It 

Is  desired  and  neemed  necessary  to  vacate 
Lombard  Street  from  the  north  property 
line  of  Jefferds  Avenue  to  the  southerly 
property  line  of  Washington  Boulevard. 

All  as  shown  by  a plan  of  such  proposed 
Vacation  as  above  described,  now  on  file  in 
, the  Office  of  the  Department  of  Public 
Works  of  the  City  of  Fort  Wayne,  Indiana. 

The  cost  of  said  Vacation  shall  be  as- 
sessed against  the  property  beneficially  af- 
fected thereby. 

The  Board  of  Public  Works  has  fixed 
Thursday,  the  10th  day  of  January,  1974  as 
the  date  on  which  remonstrances  will  be 
heard  and  considered  from  persons  inter- 
ested therein  or  affected  thereby  and  on 
said  day  ot  3:30  p.m.,  the  Board  will  meet 
at  its  office  for  the  purpose  of  taking  final 
action  thereon.  ■ 

JERRY  D.  BOSWELL 
RONALD  L.  BONAR 
WILLIAM  G.  WILLIAMS 
BOARD  OF  PUBLIC  WORKS 
^ ATTEST:  Edno  I.  Smith,  Clerk 
12—20-27. 


OF 

HERE 


PUBLISHER’S  AFFIDAVIT 

State  of  '.uuiana  l 
....ALLEM...  County  I 

Personally  appeared  before  me,  a notary  public  in  and  for  said  county  and  state,  the 

undersigned A,  ,M»  Hostniflll who,  being  duly  sworn,  says 

that .S.he  is Clerk of  the 

^IE.WS-SEM..IN..E,L. .. 


a. 


.DA.IL.Y. 


newspaper  of  general  circulation  printed  and  published 


in  the  English  language  in  the  city  ( FORT  WAYNE  . INDIANA 

-tewR-  \ 

in  state  and  county  aforesaid,  and  that  the  printed  matter  attached  hereto  is  a true  copy, 

which  was  duly  published  in  said  paper  for time , the  dates  of  publication  being 

as  follows:  2 S 


12/?0-27A3 


Subscribed  and  sworn  to  before  me  this 


Public 


My  commission  expires. 


HArch  S, I«574 


I certify  that  the  within  claim  is  true  and  correct;  that  the  services  therein  itemized 
and  for  which  charge  is  made  were  ordered  by  me  and  were  necessary  to  the  public 

business. 
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TABLE  SHOWING  PRICE  PER  LINE  AND  PER  INSERTION  FOR 


SIZE 

11  Em  Column  (132  Points) 

OF 

Number  of  Insertions 

TYPE 

1 

2 

3 

4 

5V2 

.192 

.288 

.384 

.480 

6 

.176 

.264 

.352 

.440 

7 

.151 

.227 

.302 

.378 

7% 

.14 

.21 

.28 

.35 

8 

.132 

.198 

.264 

.33 

9 

.117 

.176 

.234 

.293 

10 

.106 

.159 

.212 

.265 

12 

.088 

.132 

.176 

.22 

Note:  Above  table  is  based  on  a square  of  250  ems. 


Form  Prescribed  by  State  Board  of  Accounts 


General  Form  No.  99  P (Rev.  1967) 


Zt.....Ma5m.e....BQard....Qf.,..Pu.bli.c....Worlts 

(Governmental  Unit) 

County,  Ind. 


FORT  WAYNE,  INDIANA 


PUBLISHER'S  CLAIM 


LINE  COUNT 


Display  Matter  (Must  not  exceed  two  actual  lines,  neither  of  which  shall  total  more 
than  four  solid  lines  of  the  type  in  which  the  body  of  the  advertisement  is  set) 
— number  of  equivalent  lines 


Head 

number  of  lines 

Body 

number  of  lines 

TaU 

number  of  lines 

Total  number  of  lines  in  notice 

30 


i6 


COMPUTION  OF  CHARGES 

.....3.6 lines, 1 columns  wide  equals 3.6 equivalent  lines  at oo 

cents  per  line  $ — 

Additional  charge  for  notices  containing  rule  or  tabular  work  (50  per  cent  of  above 

amount)  

Charge  for  extra  proofs  of  publication  (50  cents  for  each  proof  in  excess  of  two)  

TOTAL  AMOUNT  OF  CLAIM  %-L0.»17, 

DATA  FOR  COMPUTING  COST 

'S— 

Width  of  single  column  11  ems  Size  of  type....:t^.2. point 

Number  of  insertions .2 Size  of  quad  upon  which  type  is  cast.  

Pursuant  to  the  provision  and  penalties  of  Ch.  89,  Acts  1967, 

I hereby  certify  that  the  foregoing  account  is  just  and  correct,  that  the  amount  claimed  is  legally  due,  after  allowing  all  just 
credits,  and  that  no  part  of  the  same  has  been  paid. 



Date .December  ..27  ..,  i9„73 Title 


NOTICE  TO  PROPERTY  OWNERS 

Notice  Is  hereby  given  by  the  Board  of 
Public  Works  of  the  City  of  Fort  Wayne, 
Indiana,  that  on  the  11th  day  of  December, 
1973  the  said  Board  deeming  It  necessary  to 
make  certain  improvements  adopted  the 
following: 

DECLARATORY  RESOLUTION  NO.  1355- 
1973 

Resolved  by  the  Board  of  Public  Works 
of  the  City  of  Fort  Wayne,  Indiana,  that  It 
Is  desired  and  neemed  necessary  to  vacate 
Lombard  Street  from  the  north  property 
line  of  Jefferds  Avenue  to  the  southerly 
property  line  of  Washington  Boulevard. 

All  as  shown  by  a plan  of  such  proposed 
Vacation  as  above  described,  now  on  file  In 
the  Office  of  the  Department  of  Public 
Works  of  the  City  of  Fort  Wayne,  Indiana. 

The  cost  of  said  Vacation  shall  be  as-  , 
sessed  against  the  property  benefjfiaii''  of-  i 
fectf'  *' 


OP 

HERE 


PUBLISHER’S  AFFIDAVIT 

im£‘”co“V 

Personally  appeared  before  me,  a notary  public  in  and  for  said  county  and  state,  the 
undersigned  who,  being  duly  sworn,  says 

that  she  is _9.kiB!5. 

JQURMLdjAZEIIE 


of  the 


DAILY 


..newspaper  of  general  circulation  printed  and  published 


in  the  EJnglish  language  in  th^c^|  FORT  WAYNE , TND  IAN  A 

In  state  and  county  aforesaid,  and  that  the  printed  matter  attached  hereto  Is  a true  copy, 
which  was  duly  published  in  said  paper  for 2..time — S_,  the  dates  of  publication  being 


Notary  Public 


My  commission  expires ...M§.T..^....^ — i22.4. 


I certify  that  the  within  claim  is  true  and  correct;  that  the  services  therein  itemized 
and  for  which  charge  is  made  were  ordered  by  me  and  were  necessary  to  the  public 
business. 
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TABLE  SHOWING  PRICE  PER  LINE  AND  PER  INSERTION  FOR 


SIZE 

11  Em  Column  (132  Points) 

OF 

Number  of  Insertions 

TYPE 

1 

2 

3 

4 

51/2 

.192 

.288 

.384 

.480 

6 

.176 

.264 

.352 

.440 

7 

.151 

.227 

.302 

.378 

71/2 

.14 

.21 

.28 

.35 

8 

.132 

.198 

.264 

.33 

9 

.117 

.176 

.234 

.293 

10 

.106 

.159 

.212 

.265 

12 

.088 

.132 

.176 

.22 

Note:  Above  table  is  based  on  a square  of  250  ems. 


Form  Prescribed  by  State  Board  of  Accounts 


General  Form  No.  99  P (Rev.  1967) 


.Ft.-4feyne...Board.  .of 

(Governmental  Unit) 


.AlXeH County,  Ind. 


FORT  WAYNE,  INDIANA 


PUBLISHER'S  CLAIM 


LINE  COUNT 

Display  Matter  (Must  not  exceed  two  actual  lines,  neither  of  which  shall  total  more 
than  four  solid  lines  of  the  type  in  which  the  body  of  the  advertisement  is  set) 

— number  of  equivalent  lines  

Head  number  of  lines  ^ 

30 

Body  number  of  lines  

5 

Tail  number  of  lines  ^ 

Total  number  of  lines  in  notice  ^ 


COMPUTION  OF  CHARGES 

3.6 ...lines, 1 columns  wide  equals..  36 ..equivalent  lines  at 10  #37 

cents  per  line  $ 

Additional  charge  for  notices  containing  rule  or  tabular  work  (50  per  cent  of  above 

amount)  

Charge  for  extra  proofs  of  publication  (50  cents  for  each  proof  in  excess  of  two)  

TOTAL  AMOUNT  OF  CLAIM  $ -3r.Q-f37 


DATA  FOR  COMPUTING  COST 


Width  of  single  column  11  ems 


Size  of  type. 


5^ 


point 


Number  of  insertions Z.. 


Size  of  quad  upon  which  type  is  cast. ...5 


JL 

E- 


Pursuemt  to  the  provision  and  penalties  of  Ch.  89,  Acts  1967, 


I hereby  certify  that  the  foregoing  account  is  just  and  correct,  that  the  amount  claimed 
credits,  and  that  no  part  of  the  same  has  been  paid. 


Date .PecemfeeT  2.7..,  19....73. 


Title.. 


CLERK 


NOTICE  TO  PROPERTY  OWNERS 

Notice  is  hereby  given  by  the  Board  of 
Public  Works  of  the  City  of  Fort  Wayne, 

Indiana,  that  on  the  11th  day  of  December, 

■ 1973  the  said  Board  deeming  it  necessary  to 
make  certain  Improvements  adopted  the 
following; 

DECLARATORY  RESOLUTION  NO.  1355-  < 

1973 

Resolved  by  the  Boord  of  Public  Works 
of  the  City  of  Fort  Wayne,  Indiana,  that  It 
is  desired  and  neemed  necessary  to  vacate 
Lombard  Street  from  the  north  property 
line  of  Jefferds  Avenue  to  the  southerly 
property  line  of  Washington  Boulevard. 

All  as  shown  by  a plan  of  such  proposed 
Vacation  as  above  described,  now  on  file  in 
the  Office  of  the  Department  of  Public 
Works  of  the  City  of  Fort  Wayne,  Indiana. 

The  cost  of  said  Vacation  shall  be  as-  Qp 
sessed  against  the  property  beneficially  af-  rrmuiT, 
fected  thereby.  tULKJli 

The  Board  of  Public  Works  has  fixed 
Thursday,  the  10th  day  of  January,  1974  as 
the  date  on  which  remonstrances  will  be 
heard  and  considered  from  persons  Inter- 
ested therein  or  affected  thereby  and  on 
said  day  at  3:30  p.m.,  the  Board  will  meet 
at  its  office  for  the  purpose  of  taking  final 
action  thereon. 

JERRY  D.  BOSWELL 
RONALD  L.  BONAR 
WILLIAM  G.  WILLIAMS 
BOARD  OF  PUBLIC  WORKS 
ATTEST:  Edna  1.  Smith,  Clerk 

12:-20-27. 


PUBLISHER’S  AFFIDAVIT 


Personally  appeared  before  me,  a notary  public  in  and  for  said  county  and  state,  the 

undersigned  who,  being  duly  sworn,  says 

that  she  is  . 

..JQURML.rgAZEI.I£ 


of  the 


DAILY 


newspaper  of  general  circulation  printed  and  published 

in  the  English  language  in  the  city  ) FORT  WAYNE  TND  TANA 

"town  T ' 

in  state  and  county  aforesaid,  and  that  the  printed  matter  attached  hereto  is  a true  copy, 

which  was  duly  published  in  said  paper  for 2time § the  dates  of  publication  being 

as  follows: 

12/20-27/73 


Subscribed  and  sworn  to  before  me  this 27.!thday  of 







My  commission  expires 


Notary  P^lic 


I certify  that  the  within  claim  is  true  and  correct;  that  the  services  therein  itemized 
and  for  which  charge  is  made  were  ordered  by  me  and  were  necessary  to  the  public 
business. 
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TABLE  SHOWING  PRICE  PER  LINE  AND  PER  INSERTION  FOR 


SIZE 

11  Em  Column  (132  Points) 

OF 

Number  of  Insertions 

TYPE 

1 

2 

3 

4 

51/2 

.192 

.288 

.384 

.480 

6 

.176 

.264 

.352 

.440 

7 

.151 

.227 

.302 

.378 

71/2 

.14 

.21 

.28 

.35 

8 

.132 

.198 

.264 

.33 

9 

.117 

.176 

.234 

.293 

10 

.106 

.159 

.212 

.265 

12 

.088 

.132 

.176 

.22 

Note:  Above  table  is  based  on  a square  of  250  ems. 


3>£C  l a /?AToRy 

Resolution  No.l3_5_5jiI3For.  TH£  i//9CAr/o/^j  of-  LuAlRAKr>  ^rgegT  A/’outh  paof>£.n.y-y  is-  a ^ 


JeFF£RPS  /4  t/^yV'i/F  70  The  Ui.n/e_tfLi i aj&t  t i\i  _8qol.£  RD 


OWNER’S  NAME 

ADDRESS 

NUMBER  OF 

DESCRIPTION 

LOT 

BLOCK 

0.  L. 

1 

‘^^ll„  RuJ-teiL  ;?o/i  r> 

a.0T 

Li/^COLa/  14- \ C»H  lAJA'i  PA^t.  Aaoirif\/\^ 

2 

'1  M 

/,  ), 

-2Qg  ^ " 

3 

„ ,! 

1,  „ 

zai  " 

4 

*'  K » 

_2J_o 1 

5 



6 

i<  .(  1| 

„ " '( 

■2.11- 

7 

M '(  ii 

u ' h 

1\2 

8 

//  '>  II 

_!i Li 

2/  ^ 

a 

u 

ii  r>  1/ 

2 1 S- 1 

10 

1.  ' • V 

11 

fAc'^rn^,  ^ 

S- 

X)  1 

1 

12 

(I  Ml.  ,1 

il  " -L' 1 

2-1  fl 

13 

UJuiT\Kjr.,,  

M^IU Bur-.ER.  ~^0  fiS> 

•L)  ^ 

! 

14 

" Li i! 

11  n w 

2.2,0 

1 

15 

" M II 

U " II 

'Ll.  1 

16 

u „ 

11  ■'!  '1 

'LT.'L. 

17 

ii  /, 

u si I| 

1-t? 

18 

''  1/  // 

" _n k ■ ■_ 

ly 

M 1,  1, 

U \1  t\ 

21S- 

20 

" h >1 

y '1  1, 

L 

21 

hi, 

u '' 

7_T-  *) 

/ 

/ 

22 

23 

24 

25 

26 

27 

28 

29 

30 

31 

32 

33 

31 

35 

36 

37 

38 

39 

•10 

41 

42 

43 

44 

45 

46 

•17 

48 

49 

60 

61  . 

62 

53 

54 

65 

itoTicEs  miLiLi  Oil  miiviu 

56 

67 

Bt 

68 

69 

60 

61 

62 

63 

64 

65 

TOTAL 

(- — 0U£  i/y/iY  rt^AFi  !C  'lvfs~)  vt.  EAST  iVASHINOTON  £,L'/ D.  ( U.6.  H WY.  < -iO  , INQ.I-IWY  !4j 


- ^ EXISTING 
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HSf^HT  A£  ixtrr. 


TYPlCA  L TIQN  OF 
O£CF.L£RA"i0N  LAKIC 


A iS7l*-iCi  U ‘C(/l 


— ejus-r/NQ  SToe>y)  ^ 

rt 


A/o  SCfiC£ 


PRO  post  O LN'PAhJCe. 

FOU 

j KINDER  CVL,LE  CO. 
2&00  e.wjts;-/ i/^aroM  blvd. v'j 


FOOT  2</AYNe.  . /HO. 


rURNBELL- 
TREEN  AND 

U Associates,  inc. 


ENGINEERS  AND  SURVEYORS 

FOnTWAVNE^INDJANA  (219)  742-7320 


inn  Mf)  7j  119  DATE 


SCALE:  i"-50’ 
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